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THIS 1S UNEVALUATED INFORMATION 


25X1 lo the Polish rail and hivhvay junetion of Modlin, 
25X1 north of Warsaw, has always been a key point in Poland's transport system. 


25X14 Modlin is not only considered an inportant center for traffic between the 
east and She vest, but also she main terminal handling traffic from the 
25X11 north to Varsaw. For this reason in i948 the Polish Ministry of Recon- 


struction began the task of rebuilding some of the essential transportation 
25X1 facilities at ‘iodlin, 


20 The reconstruction progran concerning Modlin provides for the followings 
Go A super-hichway from Gdansk to Varsay, via Modlin. 


bo A tuo-tracl railuay alone the sane route runnin’ nearly rarallel to 
the hichvay. 


¢. Nev, modern reinforced construction for bridges and viaducts on both pro= 
jects mentioned above. One phase of this construction is further dés- 
tribed below. * 


3. In the beginning this reconstruction provram progressed Slowly, brs sinca 
March 1949, a’mut 2090 vorkers have een enrloyed in the “odlin area, and 
recent progre:s has been sipnificant. This pro~ran is sched>led to be con- 
meted sometime during 1955, . 


4. The following details are available concerai, 
construction rrorress at Modlin. 


ng the actual plans and « i 


25X1 

25X14 Present temporary wood=frane Dridee on the Gdanske‘larcary ho TRUDT g 

25X1 Temporary wood=Srame. one-tracle railimy bridee on the Jarsay-lodlin line, 
25X1 


ew steel and concrete tuo~level bridge under cons" rection, wiieh -hen 
completed vill Fonlace No, 1 and No, 2, A double=tracked railroad wALL 
be “wilt on the lover level, and the ‘.inhvay +421 eross on the u-per 
level, In “arch 1949 roth bridneheads and tro piers had bean completed, 
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i% is estimated that at the end of 1949 the steel construction of 
the lower vallroud csution will to completed and will be roady to 
eccommodate veiluay treffie. The highway Ia planned to go over 


the new bridge by the end of 1950. 
25X1 fn improved wieaduct of steo] and concrete constructian. 


& highvay bridge of stesl and conerete construction presently being 
rebuilt. This project is scheduled for completion by the end of 1.950. 
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